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Mr.  Charles  J.  Ho ran 

Director  of  Urban  Renev/al 

Region  1 

Housing  and  Home  Finance  Agency 

345  Broadway 

New  York  13,  New  York 

Attention:   Dominic  Felitti 

Dear  Mr.  Horan: 


JUL  2  6  1963. 


\li't^ 


The  Boston  Redevelopment  Authority  submits  herewith  a  request 
for  an  amendraent  to  the  New  York  Streets  Land  Assembly  and  Redevelop- 
ment Project  budget.   This-  amendment  reflects  the  following: 

1.  A  claim  of  $1,397/227  in  Section  112  Credits  for  expenditures 
made  by  the  Tufts-Nev;  England  Medical  Center  for  the  purchase 
of  properties  which  will  be  used  for  Medical  Center  purposes 
under  their  proposed  Development  Plan. 

2.  A  pooling  of  Project  costs  for  the  Nev;  York  Streets  Project 
with  those  of  the  West  End  and  Washington  Park  Projects. 

3.  An  increase  in  the  Project  capital  grant  of  $86,090  as  a  re- 
sult of  increased  Project  costs. 

4.  An  increase  in  the  temporary  loan  of  $328,720. 

5.  A  decrease  in  the  relocation  grant  of  $1,2S7. 

Should  you  have  any  questions  on  this  matter,  please  feel  free 
to  contact  me  at  any  time . 

Sincerely, 


Form  approved 
Budget   Bureau  No.    63-R610.8 


H-612 

(8-61) 


^ 


HOUSING  AND  HOME  FINANCE  AGENCY 

URBAN   RENEWAL   ADMINISTRATION 

APPLICATION    FOR    LOAN    AND    GRANT 

(Slum  Clearance   and  Urban   Renewal    Program) 


INSTRUCTIOHS:      Prepare    original    and   U    conformed    copies    for    HHFA.       Place 
original     in   Binder   F^o.     i,     copies     m   Binders    No.     7,     3,     U,     and    5. 


PROJECT     LOCALITY 

Boston  Ma.qs. 


PROJECT  NAME 

New  York  Streets 


PROJECT    NUMBER 

U.  R.  Mass,   2-1 


DATE  RECEIVED  (To    he    filled    in    by   HHFA) 


A.    CORPORATE  NAME  OF   APPLICANT 

BOSTON  REDEVELOPMENT  AUTHORITY 


B.  TYPE  OF  APPLICATION 

[X]  Temporary  Loan  and/or  Capital  Grant,  for  project  execution  rcomplete  all  blocksj 
(]J  Temporary  Loan,  for  early  land  acquisition  j^Leave  Blocks  D  and  E  blankj 


C.  SUBMISSION 

LJ  Initial  application  . 

\_}   Revision  of  previously  approved  application  dated  Jebruai^''  ^U      19££_,  for  purpose  of: 
1^  J  Change  in  project  area  boundaries  [x]  Revision  in  Project  Capital  Grant 

[X]  Revision  In  Temporary  Loan  [x]  Revision  in  Relocation  Grant 

[  J  Other  (Explain) 


0.  REPAYMENT  OF  ADVANCES 

Upon  undertaking  this  project,  the  Applicant  will  repay,  with  interest,  Title  I  advances  in  the  sums  indicated 
and  in  accordance  with  the  contracts  shown  below: 


ADVANCE  CONTRACT  NUMBER 


AMOUNT  OF  CONTRACT 


AMOUNT  ADVANCED  UNDER  CONTRACT 


E.  EXISTING  FEDERAL  AUTHORIZATIONS 

Estimated  survey  and  planning  costs  for  this  project,  In  accordance  with  the  most  recent  approved  Survey  and 


Planning  Budget  No.. 


,  approved  by  HHFA  on 


19. 


F.    TYPE   AND  AMOUNT  OF  FUNDS  BEING  APPLIED  FOR 


TYPE 
(Check   applicable    items) 


TOTAL    AMOUNT 


COMPLETE  ONLY  IF  BE  VISION 


AMOUNT   OF    CHANGE 


[^  TEMPORARY  LOAN 


$  3,7i;5,866. 


(+)$    328,720. 


[Xl  PROJECT  CAPITAL  GRANT 
[Xj  2/3  3/4  Basis: 


Basis 


$  3,275,623. 


(+  )$      86,090. 


1^3  Limited  project  costs 

I^J  Municipality  under  50,000  population 

r -]  Municipality  under  150,000  in 

LJ  redevelopment  area 


[X|  RELOCATION  GRANT 


9,233. 


(«  ) 


1,267 


G.    PROGRAM 


r    I  Title  I  Of  the  Housing  Act  of  1949, 


as  amended  to  date 


B 


Title  I  of  the  Housing  Act  of  1949,   as  amended 
prior  to  the  Housing  Act  of  1954 


(Over) 


t 


Digitized  by  the  Internet  Archive 

in  2011  with  funding  from 

Boston  Public  Library 


http://www.archive.org/details/budgetamendmentnOObost 


H. 

1 

CATEGORY  OF  PROJECT  ELIGIBILITY 

Enter  Roman  numeral  designation  as  checked  on  Form  H-6120,  Summary  of  Project  Data: 

If  project  is  under  "disaster  area"  provisions  of  Section  111  of  Title  I,   check  here: 

n    .^. 

1. 

APPLICATION 

The  Applicant  hereby  applies  to  the  United  States  of  America  for  the  financial   assistance  indicated  in  Block  F 

# 

above,   under  the  provisions  of  Title  I  as  identified  in  Block  G  above,   to  aid  in  financing  the  project  described 

in  this  application. 

J. 

SUPPORTING  DOCUMDITATION                                                                              -    -■■        .-- 

.,  ;  -■- 

The  documentation  submitted  in  support  of  this  j^plication  shall  be  considered  part  of  this  application. 

K. 

ESTIMATFD   COMPLETION    nATF  OF  PRO.IFC.T   FXFr.imOM    STAGE:          Jvme     '^0                                  .     19  lS3_    * 
(Complete    the   following   estimated   time   schedule  of  major   steps    in  executing   the  project) 

PROJECT   ACTIVITY 

STARTING    DATE 
(Month    and    Year) 

COMPLETION    DATE 
(Month    and    Year) 

1.  Land  acquisition 

July,  1955 

July,   1955 

2.  Relocation  of  site  occupants 

July,  1955 

July,  1957 

3.   Demolition  and  site  clearance 

September,  1955 

September,  1957 

4.   Site  preparation,   including  installation 
of  project  improvements 

Januaiy,  1957 

December,  1957 

5.  Disposition  of  land  in  project  area 

September,  1957 

March,  I960 

6.   Rehabilitation  or  conservation,   to  meet 
project  completion  requirements 

N  .  Ao 

N,  A. 

L. 

PROJECT  AREA  BOUNDARIES  ^ 

The  project  area  herein  described  is  the  identical   area  covered  by  the  Urban  Renewal  or  Redevelopment  Plan  as 

apprnvpri   hy   thp   gnvprning   hnriy  nf   thp  Jnral    Puhlir    l^pnr.y  on           NOVember    22,              IS  5U     . 

(Describe  boundaries  of  project   as   set   forth   in   such  Plan   and  attach   to   this   application) 

M. 

EXECUTION 

IN  WITOESS  WiERBOF,  the  Applicant  has  caused  this  application  to  be  executed  in  its  name,   and 

its  seal  to  be 

hereiintn   fixed   and  attested,    this     10th    day  of            June                          .    19_63.. 

[seal] 

BOSTON  ESDE^ffiLOPMENT  AUTHORITY 

Corporate   Name    of   Api 

J  Z  icon  t 

■  .    Rv 

•                                                                                                                                Signature 

Development  Adrai 

Title 

aistrator 

City  "Hall  Annex 

- 

Addr  e  ss 

*  ri  -^ " 

Boston,  Massachusetts 

#' 

City    and  State 

^  For  an  Application  for  Early  Land  Acquisition  Loan,  enter  estimated  effective  date  of  the  Contract  for  Loan  and  Grant 
for  project  execution  activities.   Complete  Lines  1,  2,  and  3,  and  leave  Lines  4,  5,  and  6  blank. 

^  For  an  Application  for  Eai-ly  Land  Acquisition  Loan,  delete  the  phrase  "covered  by  the  Urban  Renewal  or  Redevelopment 
Plan  as  approved"  and  insert  "described  in  the  Resolution  adopte4"> 


FPI  ERO 1I.15-61-6H-9032 
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Form  approved 
Budget  Bureau  No.  63-R908.2 


K-62&0 
(6-61) 


HOUSING     AND     HOME     FINANCE     AGENCY 

URBAN  RENEWAL  ADMINISTRATION 

PROJECT  COST  ESTIMATE  AND  FmANCING  PUN 


PROJECT    LOCALITY 

Boston.  Mass. 


PROJECT    NAME 


TJpw  Yn-rk   R+.-r-pp-hc; 


INSTBUCTIONS:      Submit   original    and    a    second    signed    copy    in   Binder  No.     1,     and 
copies    in    Binders  No.     2,     3,    U,    and    5. 


PROJECT    NUMBER 

TT.     T?-    Moco.     0-1 


SUBMISSION    (Check    and    complete    the    descrip  tion    vhich    applies) 


|_J  ACCOMPANIES  FINAL  PROJECT  REPORT 
DATED ,  19, 


REVISES  PROJECT  COST  ESTIMATE  AND  FINANCIH6  P-LAN 

[^3  SUBMITTED  BY  LPA  OH  -ApTH  1  IP ,  19  ^J 

[J  ACCEPTED  BY  HHFA  OK  February  20 -  i9   ^8 


SECTION  A.   ESTIMATE  OF  GROSS  AMD  NET  PROJECT  COSTS 


LINE 
NO. 


I  TEM 


TO    BE  COMPLETED  BY  LPA 


nlNITI AL 
ESTIMATE 

OR 
LATEST 
[Xj    ACCEPTED 
ESTIMATE 

(  a) 


REVISED 
ESTIMATE 


(b) 


TO  BE  FILLED 
IN  BY  HHFA 


ESTIMATE 
ACCEPTED 
BY  HHFA 

(o) 


ITEM   1  OF  GROSS  PROJECT   COST: 


A-1 


TOTAL  PROJECT   EXPENDITURES  (from   Form   H-6220,    line    20) 


5.2^8,5^^0 


5.U5.207 


ITOl    2  OF  GROSS  PROJECT  COST   (Non-Cash   Local   Gran ts-in-Aid)  : 


A- 2 


Cash    value  of   land  donations  (from    Suppo  r  ting    Schedule    1) 


A- 3 


Demolition    and   removal    work    (from   Supporting  Schedule    2) 


^^ 


-0- 


A.4 


Project  or    site  improvements   (from   Supporting  Schedule   3) 


10, 260 


1 0P,  271. 


A- 5 


F>ublic   or    supporting    facilities    (from  Supporting  Schedule    i) 


.=0:: 


=n=_ 


A- 6 


Other   non-cash    local    grants-in-aid   (specify    type    and   breakdown 
of    e  St  imat  e   on    at  t  ached    sheet) 


mQ- 


1;  397; 227 


A-7 


TOTAL  NON-CASH  LOCAL  GRANTS-IN-AID  (sum  of   lines    2    through    S) 


1Q,260 


'l,k99,k9Q 


A- 8 


GROSS  PROJECT  COST    (ITEM    1  plus   ITEM   2)    (line   i  plus   7) 


5,268,800 


'6,611^.705 


PROCEEDS  FROM  PROJECT  LAND: 


A- 9 


Sale  price   of  project    land    to   be    sold 


k6h. 500 


^1.010 


A- 10 


Capital    value   isputed   to   project    land    to   be  leased 


=0= 


A- 11 


Capital    value  of  project  land    to    be    retained   by   LPA 


j-Q. 


j^Q-_ 


A- 12 


TOTAL  PROCEEDS  FROM  PROJECT  LAND  (sum   of   lines   9,     10,     and   11) 


hf^k,  ^on 


J=Qz 


A- 13 


NET  PROJECT  COST  (line   8  minus    12) 


h,l8h,300 


6,1^3^69^ 


SHARING  OF  NET  PROJECT  COST: 


A- 14 


Net   Project    Cost    of    this  project    (from    line    13) 


k,lP<k,300 


6,l?3.^9Si 


A- 15 


Net   Project    Cost  of  other  projects    (if    any)    pooled  with 
thi  6  p  roject 


k6,0'jf>,Pko 


A- 16 


Aggregate  Net  Project  Costs    for    this   and  other  projects 
(if    any)     in    the  pool    (line    li   plus    15) 


ij-,7ai<.,3nn 


^2,229,935 


A- 17 


Minimum    local    grants-in-aid   required    for    this   and  other 
projects    (if   any)     in    the  pool    (1/3    or    1/i,     as    appropriate, 
of    line    16) 


J=^^M6i 


1.7,^09.978 


A- 18 


(Less)    Total    local    grants- in- old   to   be  provided    foi 
other  projects    (if   any)    in    the  pool 


1^,1^7,7^? 


A- 19 


(Equals)    Minimum   local    grants-in-aid   required    for    thii 
project    (line    17   minus    18) 


i,^9h,l6l 


2,2$2..g33 


V 
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H-6200 
(6-61) 


SECTION    A.       ESTIMATE   OF    GROSS    AND    NET    PROJECT   COSTS    (Continued) 


-,    LINE 


A- 20 


A- 21 


A- 22 


I  TEM 


SHARING  OF  NET  PROJECT   03ST:       (Continued) 


LOCAL  GRANTS-IN-AID,    THIS  PROJECT: 


Non-cash   local    grants-in-aid   (from    line    7) 


Cash   local    grants-in-aid 


TOTAL  LOCAL  GRANTS-IN-AID  FOR  THIS  PROJECT  (line   10  pUt   21) 
(must    be   not    less    than    line    19) 


TO   BE  COMPLETED  BY   LPA 


GINITI  / 
ESTIM/ 


I  AL 
UTE 
OR 
LATEST 
[_  J    ACCEPTED 
ESTIMATE 

(.) 


10^  260 


1,, ^86,^07 


1,1^9^,767 


REVISED 
ESTIMATE 


(D) 


l.'i'99,'i98 


1.37B,?7^ 


P, 878,07? 


TO  BE  FILLED 
IN  BY  HHFA 


ESTIMATE 
ACCEPTED 
BY  HHFA 

(c) 


A-23 


PIDJECT  CAPITAL  GRANT    (line    li   minus    22) 


^.IBQ.S^^ 


3, 27.%  623 


A- 24 


RELOCATION  GRANT  (from   Form  H-S220.     line    21) 


10,  SiOO 


-^r^SS- 


A-25 


TOTAL  FEDERAL  CAPITAL  GRANT   (line    23  plus    2i) 


3,pnn,n33 


3,2Rkj^^S   I 


SEgTiOH   B.      iOURSig  §F   FUNDS  FOR   PR@JiGT  EXPENOITURiS  AND   RELeCATISH   PAYHI^STS 


LINE 
NO. 


TEM 


ESTIMATE  SUBMITTED 
BY  LPA 


(  a) 


(Leave    blank) 

ESTIMATE  ACCEPTED 
BY  HHFA 


(t) 


B-1 


Total    cash    requirements    for  project   expenditure*   and  Relocation 
Payments   (line   A- 1  plus   A-2i) 


^,22h,lih0 


Cash   local    grants-in-aid: 


SOURCE  OF    CASH 


ACTUAL  OR  ANTICIPATED 
DATE  OF  RECEIPT 


B-2 


City  of  Boston 


l,378,^7^^ 


B-3 


B-4 


B-S 


Real    estate   tax   credits  (from    Form   H-B220,     line    7b) 


B-G 


Total    cash    local    grants-in-aid   (sum  of   lines    2    through    5) 


3-^378,^7^ 


B-7 


Total    funds    to    be   applied    to  project   expenditures  and  Relocation 
Payments    from    short- tern   borrowings  other    than    those  on   line  B-9   below 


d 


,B-8 


Subtotal    (line    6  plus    7) 


1,378,^7^1- 


B-9 


PROJECT  TEMPORARY  LOAN  THROUGH  DIRECT  OR  PRIVATE  FINANCING 
UNIER  LOAN   AND  GRANT  CONTRACT  (line   1   minus  8) 


3»7h^.^66 


t 


i 
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H-6200 
(6-61) 


SECTION    C.     FINANCING    PLAN    FOR    CURRENT    AND    NEXT    FISCAL    YEARS 
(Commencing  July    I    and  Ending  June  30) 


If  project    execution  work    will    not    start   before    the  end  of    the  next    fiscal    year  or   if    a  Contract    for  Loan    and 

Grant   has   been    executed,  check    here  | |    and   leave    the    rest  of   Section  C   blank. 

W  '  If  project   execution  work    will    start   during    the    current   or  next    fiscal   year    and   a  Contract    for  Loan    and  Grant    has 

not    been   executed,    enter  estimated   starting   date  here:  and   complete  Section  C. 


LINE 
NO. 


I  TEM 


FROM   STARTING 

DATE  TO    END 

OF   CURRENT 

FISCAL   YEAR, 

JUNE  30,    19  , 

(>) 


DURING 
NEXT   FISCAL 
YEAR   ENDING 

JUNE  30,    19  

(b) 


C-1 


Amount   of  Project  Capital   Grant  Payments    that  probably   will    be  earned 


C-2 


Amount    of  Relocation   Grant  Payments   that  probably    will    be    earned 


Tentative   Schedule   of    Short-Term    Borrowings 


LINE 
NO. 


I  TEM 


TOTAL 


(a) 


FEDERAL 

TEMPORARY 

LOANS 

(b) 


NON-FEDERAL 
LOANS  WITH 

FEDERAL 
GUARANTEE 

(o) 


NON-FEDERAL 

LOANS  WITHOUT 

FEDERAL 

GUARANTEE 

(d) 


C-3 


Amount    to   be  borrowed   during  current 
fiscal    year 


kP3,oP>k 


^3^oBi<- 


C-4 


Amount    to    be   repaid  during  current 
fiscal    year 


k23,0P<k 


k?3,0^^ 


C-5 


Amount   outstanding  at   end  of   current 
fiscal    year  (line   3   minus    i) 


•Jlr. 


._Q^ 


C-6 


Amount    to    be  borrowed   during  next 
fiscal   year 


C-7 


Amount    to    be    repaid   during  next 
fiscal   year 


C-8 


Amount   outstanding  at   end   of   next 
fiscal    year    (line    5   plus    6    minus    7) 


Acceptance  of  the  estimates  submitted  is  hereby  requested. 


June  10 j  ■ 


Boston  Redevelopment  Authority 


Local    Public    Agency 


Signature   of  Authorized  Officer 


Title 


HHFA    ACCEPTANCE 
The   estimates   are   accepted  as   indicated   in   the   appropriate  Columns. 


Date 


Regional    Director    of   Urban    Renewal,    Region, 


t 


4 
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H-6200 
(6-6.1) 

SUPPORTING    SCHEDULES 

SCHEDULE  1.    LAND   DONATIONS   (Land  Parcel •  or  Land    Interasta) 

IDENTIFICATION 

NAME  OF  DONOR 
(  b) 

ESTIMATED 

CASH   VALUE 

SUBMITTED 

BY  LPA 

(0) 

(Leave    blank) 

ESTIMATED  CASH 

VALUE  ACCEPTED 

BY   HHFA 

(d) 

■* 

$ 

$ 

CASH   VALUE  OF   LAND   DONATIONS   (Enter    on    line    A- i) 

S 

$ 

SCHEDULE  2.    DEMOLITION    AND  REMOVAL   WORK— NON-CASH  LOCAL  GRANTS-IN-AID 
(Include    leork     tthieh    hai    been    or    uill     be    provided) 

IDENTIFICATION  OF  DEMOLITION 
OR   REMOVAL  WORK  JOBS 

(a) 

NAME  OF 
PROVIDING  ENTITY 

ESTIMATED 

NET  COST 

SUBMITTED  BY  LPA 

(0) 

(Leave    blank) 

ESTIMATED  NET  COST 
ACCEPTED  BY  HHFA 

(d) 

$ 

$ 

TOTAL   DEMOLITION    AND   REMOVAL   WORK   TO   BE   CHARGED  TO   ITEM    2  OF 
GROSS  PROJECT    COST    (Enter    on    line    A-S) 

S 

$ 

SCHEDULE  3.    PROJECT  OR   SITE   IMPROVEMENTS— NON-CASH  LOCAL   GRANTS-IN-AID 

IDENTIFICATION 
(a) 

NAME  OF 
PROVIDING   ENTITY 

(t) 

ESTIMATE  SUBMITTED  BY  LPA 

(Leave    blank) 

ESTIMATE  ACCEPTED 
BY   HHFA 

TOTAL    COST 
<  o) 

CHARGE    TO    PROJECT  ^ 

i 
(d) 

AMOUNT 
((c)    X   (d)) 

(e) 

% 
(r) 

AMOUNT 
(8) 

Police  Signal  System 
Fire  Signal  System 
Streets,    sidewalk^, 
sewers  and  storm 
drainage  (see  support: 
documentation  previous 

i 

City  of  Boston 
City  of  Boston 
City  of  Boston 

.ng 

ily  sxibmitted; 

$          3,056 
15,376 
83,839 

100 
100 
100 

$        3,056 

15,376 

83,839 

102,271 

f 

$ 

^  If  a  special  assessment  against  project-acquired  land  is  involved,  apply  the  percent  of  direct  benefit  to  the  project 
from  the  improvement  to  its  total  cost  and  subtract  from  that  amount  the  total  amount  of  the  special  assessment  against 
the  project-acquired  land. 


t 


4 
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H-6200 
(6-61) 


SUPPORTING    SCHEDULES    (Continued) 


SCHEDULE  3.    PROJECT  OR   SITE   IMPROVEMENTS— NON-CASH  LOCAL   GRANTS-IN-AID   (Continued) 


IDENTIFICATION 


(a) 


NAME  OF 
PROVIDING   ENTITY 


(b) 


ESTIMATE  SUBMITTED  BY  LPA 


TOTAL  COST 
(  o) 


CHARGE  TO  PROJECT 


(d) 


AMOUNT 
((c)    X  (d)) 

(«) 


( L  eave    bl ank  j 

ESTIMATE  ACCEPTED 
BY  HHFA 


(f) 


AMOUNT 
(g) 


TOTAL  PRDJEET  OR  SITE  IMPROVEMENTS  TO  BE  CHARGED  TO 
ITEM    2  OF  GROSS  PROJECT   COST   (Enter   on    line   A- It) 


SCHEDULE  4.    PUBLIC  OR  SUPPORTING  FACILITIES 


IDENTIFICATION 


(•) 


NAME  OF 
PROVIDING  ENTITY 


(b) 


ESTIMATE  SUBMITTED  BY  LPA 


TOTAL    COST 


(o) 


CHARGE    TO    PROJECT 


% 


AMOUNT 
((c)    X   (d)) 

(«) 


fL  eave    bl  ank) 

ESTIMATE   ACCEPTED 
BY   HHFA 


% 
(f) 


AMOUNT 
(g) 


Sec.  112  Credits 
see  supporting 
documentation 


100 


1,397,227 


TOTAL   SUPPORTING  FACILITIES  TO  BE  CHARGED 
TO  PROJECT   (Enter    on    line    A-S) 


i>397>gQ7 


$ 


If  a  special  assessment  against  project-acquired  land  is  involved,  apply  the  percent  of  direct  benefit  to  the  project 
from  the  improvement  or  facility  to  its  total  cost  and  subtract  from  that  amount  the  total  amount  of  the  special 
assessment  against  the  project-acquired  land. 


FHLBB-WMhington,   D.  C. 


^1 
k3 


RESOLUTION  07  THE  BOSTON  REDSyELOPi-ESiT  AUTI-IORITT 
AUTKORIZEJG  THE  FILIIJG  OF  AIT,  AI-ETtDATOai  APPLIGATIOT 
FOR  LOAN  AI©  GRAKT  FOR  PROJECT  NO,,  Uo  Re  I-ESS.  2-1 


'■JKSRSAS,  tho  Boston  RodGvelopmon-t  Authority  has  entered  into  a 
contract  :-iith  ths  United  States  of  America,  Contract  NOo  Uo  Ro  I&sso  2»i 
(LG)  dated  r-!ay  27,  19^5 ,  airiendod  March  19,,  1958^  for  a  Project  Temporary 
Loan  in  the  amount  of  $3 jlill j'^h^ ^  and  a  Project  Capit£3.  Grsnt  in  the 
amount  of  $3  .,1895  ^33,  siT-d  a  Relocation  feant  in  the  amount  of  $10^5003 
for  the  undertaking  of  the  Project  described  in  said  Contract;  and 

VJilEREitS,  it  has  been  deteriTiined  that  a  revision  in  ths  Project 
Temporary  Loan  in  the  aaount  of  $3j7i!.5.*8e6  and  a  x-evision  in  the  Project 
Capital  Grrjit  in  the  amount  of  $35  28i!._,e56  is  necessary  in  order  that  tho 
Pi'oject  may  be  properly  s'-nd  successfully  candied  out; 

KO'i,  THERSFORS,  BE  IT  PuE-SOLVED  by  the  Board  of  ths  Boston  Redevelop- 
nent  Authority  that  an  Aicendatoxy  Application  on  behalf  of  the  Boston 
Redevelopnent  Authority  for  the  fo3J.OTO.ng  reasons: 

(1)       For  an  increase  in  the  Project  Temporary  Loan  vjider  said 
Contract  to  the  total  riia:d.iiTuin  ajnount  of  $3>745«,866  and  for  an 
increase  in  the  Project  Capital  Grant  under  said  Contract  to 
the  ina^dnraui  amount  available  imder  Title  I  of  the  Housing  Act 
of  19h9i  as  amended  prior  to  August  2.  195^5 

is  hereby  approved,  and  tho  Development  A.dninistrator  is  hereby  authorized 
and  directed  to  eicecute  and  file  such  Jlmendatory  z\pplication  T»jith  the 
HousJAig  and  Rome  Fiii3.nce  Agency,  and  to  pro'.-ide  such  additional  inf on^iation 
and  to  fui-nish  such  documents  as  inay  be  required  in  behalf  of  said  Agency, 
and  to  act  as  the  authorized  correspondent  of  tho  Boston  Pusdevelopmont 
Authorityo 
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CERTIFICATE  OF  RECORDING  OFFICER 


The  undersigned  HEREBY  CERTIFIES  that: 

1.  He  is  the  duly  appointed,  qualified,  and  acting  Secretary 

of  the   Boston  Redevelopment  Authority  (herein 

called  the  "Local  Public  Agency"),  and  keeper  of  the  records  thereof,  including 
the  minutes  of  its  proceedings] 

2.  The  annexed  copy  of  extracts  from  the  minutes  of  the  Regular 

meeting  of  the  Local  Public  Agency,  held  on  the  5th   day  of   June 


19^3  ,  is  a  true,  correct,  and  compared  copy  of  the  whole  of  the  original  minutes 
of  said  meeting  on  file  and  of  record  insofar  as  the  same  relate  to  the  resolution 
referred  to  in  said  extracts  and  to  the  other  matters  referred  to  therein; 

3.  Said  meeting  was  duly  convened  in  conformity  with  all  applicable 
requirements;  a  proper  quorum  was  present  throughout  said  meeting  and  the  resolu- 
tion hereinafter  mentioned  was  duly  proposed,  considered,  and  adopted  in  conformity 
with  applicable  requirements;  and  all  other  requirements  and  proceedings  incident 
to  the  proper  adoption  of  said  resolution  have  been  duly  fulfilled,  carried  out, 
and  otherwise  obsen/'ed; 

h.     He  is  duly  authorized  to  execute  this  Certificate;  and 

5.  The  copy  of  the  resolution  annexed  hereto  entitled: 

RESOLUTION  OF  THE  BOSTON  REDEVELOPKENT  AUTHORITY 
AUTHORIZING  THE  FILING  OF  AN  AMENDATORY  APPLICATION 
FOR  LOAN  AND  GRANT  FOR  PROJECT  NO.  U.  R.  MASS.  2-1 


is  a  true,  correct,  and  compared  copy  of  the  original  resolution  referred  to  in 
said  extracts  and  as  finally  adopted  at  said  meeting  and,  to  the  extent  required 
by  law,  as  thereafter  duly  signed  or  approved  by  the  proper  officer  or  officers 
of  the  Local  Public  Agency  and  duly  published,  which  resolution  is  on  file  and 
of  record, 

^^TETNESS  my  hand  and  the  seal  of  the  Local  Public  Agency,  this  11th  day 
of    J  vme ,  19^3   . 


(^W 


Secretary 
(  SEAL  ) 


u 


.CfimrOL  7-6830  "ES.  OXFORD  6-4538 

OXFORD  6-6067 

John  C.  Conley 

attorney  at  law 

Suite  501 

73  Tremont  St..  Boston  8.  Mass. 


June  11,    1963 


Mr.   Edward  J.   Liogue,   Development  Administrator 
Boston  Redevelopment  Authority 
1108  City  Hall  Annex 
Boston  8,   Massachusetts 

Re:     Amendatory  Application  for  Loan  and  Grant 
New  York  Street  Project,    UR  Mass.    2-1 

Dear  Sir: 

I  ann  an  attorney  at  law  admitted  to  practice  in  the  State  of  Massachusetts. 
As  General  Counsel  for  the  Boston  Redevelopment  Authority  in  the  above- 
identified  project,   my  opinion,    including  factual  statements  requested  by 
the  Housing  and  Home  Finance  Agency,    is  as  follows: 

1.  I  have  reviewed  the  Amendatory  Application  for  Loan  and 
Grant,    dated  June  11,    1963,   and  approved  by  the  Boston 
Redevelopment  Authority  on  June  5,    1963,   for  Project 
No.    UR  Mass.    2-1,    including  particularly  (a)  the  project 
area,    (b)  the  activities  to  be  undertaken  by  the  Boston 
Redevelopment  Authority  in  carrying  out  the  project,    (c) 

the  size  and  character  of  the  project  area  and  (d)  the  method 
of  financing  the  project. 

2,  I  am  of  the  opinion,    on  the  basis  of  the  data  and  information 
submitted  in  support  of  the  Amendatory  Applications: 

(a)  That  the  project  area  meets  the  requirements  of  State 
Law,   particularly  Section  26KK  of  Chapter  121,    for  the 
undertaking  of  project  activities  and  carrying  out  the  project 
therein;  and 

(b)  That  the  project  area  was  within  the  meaning  of  Section  110(c) 
of  Title  I  of  the  Housing  Act  of  1949,   as  amended  prior  to  August  2, 
1954,    a  substandard  and  decadent  area;  and 


Mr.   Edward  J.    Logue,  Development  Administrator      -2-  June  11,    1963 


(c)      That  the  project  and  project  activities  described  in  the 
Amendatory  Application  are  consistent  with  the  Redevelopment 
Plan  which  has  been  adopted  for  the  project  area. 

3.  I  am  of  the  opinion  that  the  Boston  Redevelopment  Authority  has  been 
legally  created  and  is  a  duly  organized  and  acting  public  body  having 
the  legal  power  to  undertake,    carry  out,    and  finance  the  Project  and 
Project  activities  described  in  the  Amendatory  Application  in  the 
manner  set  forth  therein. 

4,  I  have  made  an  examination  of  applicable  State  Law  and  am  of  the 
opinion  that  since  the  date  of  execution  of  the  present  Grant 
Contract,    Contract  No.    2-1  (LG),    there  has  not  been  any  court 
decision,    statutory  constitutional  enactment  or  any  revision  or 
amendment  of  any  State  or  local  law  which  adversely  affects  the 
authority  of  the  Boston  Redevelopment  Authority  to  \indertake  and 
carry  out  the  Project  as  proposed  in  the  Amendatory  Application. 

Very  truly  yours, 


//John.  C.   Conley 


Beference_ 
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